To: Way, Steven[way. steven@epa.gov]; Griswold, Hays[Griswold. Hays@epa.gov] 

From: Matt Francis 

Sent: Tue 8/11/2015 4:11:30 PM 

Subject: FW: Gold King Portal 

Proposed Cross Section.pdf 

Proposed Construction Profile.pdf 

Gold King Schedule 8-1 1-15.pdf 

Revised Cost Estimate Gold Kino 8-1 1-15. xlsx 


From: Chris Hassel [mailto:CHassel@harwest.com] 

Sent: Tuesday, August 11, 2015 10:09 AM 
To: Matt Francis <m.francis@erllc.com> 

Cc: Bob Heeter <bheeter@harwest.com>; Jacob Greenmail <jgreenman@harwest.com>; Eric 
Gavin <EGavin@harwest.com> 

Subject: Gold King Portal 


Matt, 


We have put some information together regarding the Gold King portal development work. The 
durations are based on Bob Heeter’s estimate of time necessary. I have not been able to speak 
directly with Bob as we keep missing each other and have both been operating remotely. 


I wanted to get you at least this much information and we can discuss further. I want to give you 
an updated scope of work summary narrative but need to speak with Bob and insure we are all 
on the same page. I will get that to you as soon as I can. In the meantime, please review this and 
let me know how the schedule looks. 


Thank you, 
Chris 


Chris Hassel 
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HARRISON WESTERN CONSTRUCTION CORPORATION 

1208 Quail Street 
Lakewood, Colorado 80215 
T (303) 302.2976 | C (720) 312.0270 
F (303) 237.9868 | www.harrisonwestern.com 


Confidentiality Warning: This e-mail and any attachments contain information intended only for 
the use of the individual or entity named above. If the reader of this e-mail is not the intended 
recipient or the employee or agent responsible for delivering it to the intended recipient, any 
dissemination, publication or copying of this e-mail is strictly prohibited. Although this email 
has been scanned for malware, the sender does not accept any responsibility for any loss, 
disruption or damage to your data or computer system that may occur while using data contained 
in, or transmitted with, this e-mail. If you have received this e-mail in error, please immediately 
notify by return e-mail. Thank you. 
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